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irnuni 1 , ;i , 1# -, 




FROM : Chief, Engineering Division, OC 


RS/C-11 


4 


X 


6 November 1957 


HD- 85 , T.O. 3 


FINAL 


25X1 


SECRET 

To be determined. 


Deliverable items to include 4 RS/c-11 equipments and instruction 
books have been received and are satisfactory. Acceptance report being 
prepared. Task Termination is recosssended. 


APPROVED: 


Chief , Engineering Division, be 


25X1 

oc-e/r+d-ep 

3152 
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25 September 1957 

RD-85 T.O. 3 
9 


25X1 


RS/C-ll 

4 


SECRET 

to be determined 


X 


The contractor has delivered all hardware but has set to deliver an 
Instruction Mutual which is expected within two weeks. Upon receipt of this 
item a final inspection report will be forwarded. 


APPROVED: 


Chief, Engineering Division, OC 


25X1 

OC-E/R+D-EP 

3152 
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SECRET 


FROM : Chief, Engineering Division, OC 


11 September 1957 


RD-85, T.O. 3 


8 


25X1 


RS/C-11 

4 


SECRET 

To be determined 


X 


This report is based on a phone conversation. The contractor 
has made an initial delivery of 2 units and the balance is now 
cbeduled for delivery by 13 September. 


Continued monitoring 


APPROVED: 


Chief, Engineering Division, OC 


25X1 

oc-e/r&d-ep 

3152 


SECRET 
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FRCKl Chief, Bag! nearing Division, 06 


2 7 JUN 1957 

7*0* 3 

7 


25X1 


To bo dtUndMd 


R8/C-U 


The ceatractar** 


«• judfBd bgr iiMitod 


m+Xrtim i to JO fry* 111 too n* ton 
^ ^ yfimr 


APFROYEDi 


ChUf,' "5c 


25X1 


oc-^bfld^cp 

3X52 
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t. 


16 May 1957 


FROM: Chief, Engineering Division, OC 


HD-85, T.O. 3 

6 


25X1 


RS-11C 


Equipment : UNCLASSIFIED 
Contract: SECRET 


4 


to be determine 


Satisfactory 


Plant was visited 6 and 7 May 1957* 


APPROVED: 

i 

Chief, Engineering Division, OC 




OC-E/a&D-IP 

3152 
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SECRET 



A 



FROM* Chief, Engineering Division, 0C 


29 April 1957 

Date; _ 

HD-85,' T. 6, 3 


Report Ho. 

TlF finsl" ' s o~ota fcej 






25X1 

Jo Vi "o.\ 





.‘dd = 







RS-11C 

" - EquipBefttf UBCIAS3IPHD 

Contract t SECRET 

Co^/uov: 


4 

C 1 a s 3 :} f I c at 1 o n 

T<n» detendned 

No v r: : 

' pro to 

typer. 

Contract Completion i 

kite 


, . ... v $ 

Satisfactory 

Co. 7 ( 





\ ^satisfactory , indicate reasons unde 

ir comments) 


The plant was visited by Messrs. 

< 

on 23 Apri25X1 57 

: 032V i v, v f : ’ 






The contractor said that ha would complete delivery of all itens 


1 June 1957. 


APPROVED* 


Continued Monitoring 


Chief, Engineering Division, OC 


25X1 


OC-B/WMP 

IftBpeOtf'd *V ; 

3152 ~ 
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OLUIl Cl 


'ii- 

ISflKt 0hl*f f 


15 lull 1957 
«M5 j T. 0# 3 
4 


25X1 


to-llC 

4 


U to totonitodl 


totiafMtorf -to* Wm* 


Ttotatoal pirfiir— »xt wfcUftot mn - «f utoV 

Profcrtyj* toUTwy pto»to ftrlto 1957. 




viiitto nrwtotoUUti tfJWj jca* ** ** 
tto wMk «f 21 April 1957. 


AffBOWt 


Mil 



5S5CS «4 


25X1 

H52 
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13 February 1957 

FBGHt Chief, Biglaseriag Division, 0C BD-85* T* 0# 3 

3 


25X1 


RS-liC 

4 


SECRET 

te to determined 


Teo hni osl ptrfonuM Sibiifwtsijr - Fiscal status of f—y-y extrem el y seek* 
(eould fail) 


APPROVED i 


Chiaf , Engineering Division, "OC 


25X1 


0C-VR&D4EP 

3152 
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FROMi Chief, Engineering Division, 0C 


l4 December 19 56 
HD- 85 , T.O. #3 
2 


| 25X1 

RS-nc 

4 

Satisfactory (See below) 

?- " ' ' r ■ ■ ■ 

Contractor slow in submitting progress reports and has been so advised 


SECRET 

To be determined 


None 
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stci 


PROMs OC-B 


m 


TMk Ordtar 3 



co nmd?:: 



25X1 


RS-XXC 

4 


ti.-.: SECRET 

r, , to doUndaid 





APPROVED! 


a 


# &ag&Morlnc * 


25X1 

OC-J0MWSP 

3X52 



CONFIDENTIAL 1 


Sanitized Copy Approved for Release 201 1/09/20 : CIA-RDP78-03424A002400060001-0 




